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Gentlemen: 


1. In accordance with the provisions of Contract No. 
AF33(657)-12673 and effective upon acceptance hereof, you 
are authorized to proceed with the performance of Task 
Order No. 16 to said contract. 


2. The scope of work to be performed under this Task 
Order and such additional provisions as may be applicable 
are set forth in the attached Schedule. 


3. The estimated cost of th e performa nce of this Task 
Order, exclusive of fixed fee, Cost in excess 

of this amount shall not be incurred without proper written 
authorization by the Contracting Officer. 


4, T he fixed fee for the performance of this Task Order 
shall be 


5. The work and services to be performed under this Task 
Order shall be completed not later than 1 January 1965, however, 
said period of performance may be extended by mutual agreement. 


6. Cost incurred by the Contractor in the performance of 
the work outlined in this Task Order from 20 December 1963 
shall be accepted as though they were incurred subsequent to 
the execution of this document, subject however, to all the 
provisions of allowability of cost as outlined, and ASPR 
Section 15. 


7. Upon execution of all copies of this Task Order, please 
return the original and one copy to the undersigned, and retain 
the remaining copy for your files. 
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Task Order No. 16 
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File No. CS-1912 


SCHEDULE 


I. SCOPE OF WORK 


Contractor shall provide the necessary personnel, facilities, 
materials, and services to accomplish the work outlined in the 
following proposals and/or specific work statements as supplied 
herein : 


1 ) 
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Contractor will affect the measure ments of radar cros^ cv< | A 
section of the balloons employed I A 

This work shall be performed 
sideration, cost, and fee of |md 


2 ) 
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Contractor’s proposal Task Order No. B-17, Phase 1, 
dated 6 July 1964, entitled MISSILE GUIDANCE STUDY 
AND DATA REDUCTION PROGRAM, said work shall be per- 
formed foratotal contract consideration, cost, and 

fee of mgamsssmtm 
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3) 


Contractor's proposal Task Order No. B-19-1A, Document 
No. 64-406A, dated 14 October 1964, entitled ADDITIONAL 
TASK ASSOCIATED WITH SURFACE-TO-AIR MISSILE SYSTEM - 


said work shall be performed 

for a total contract consideration, cost, and fee of 


4) 
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Contractor's proposal Task Order No. B-20, Document 


No. 62-408, dated 23 Oct, 
TO-AIR MISSILE SYSTEM 


[ACE- 

said 
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work shall be performe d for a to tal contract consider- 
ation, cost, and fee ofHHHSI| 


II. DELIVERY 

Contractor shall deliver all the above work not later than 

11 March 1965. 


Approved For Release 2001/04/20 : CIA-I 


:0R000200300009-2 




